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The  MBTA  will  begin  implementa- 
tion of  real  estate  development  for 
parcels  within  the  Southwest  Corridor 
in  January  1985. 

Based  on  the  1979  Southwest  Corri- 
dor Development  Plan,  the  MBTA  has 
been  working  with  the  City  of  Boston 
to  establish  a  cooperative  process  for 
development.  Specific  procedures  and 
an  implementation  schedule  are  being 
devised  for  development  of  this  land, 
originally  cleared  for  construction  of 
an  interstate  highway. 

rublic  meetings  w2]  Le  he'd  during 
February  to  review  land  uses  for 
Southwest  Corridor  development 
parcels  as  recommended  in  the  1979 
Plan.  This  Plan  is  the  product  of  many 
years  of  planning  and  intensive  partici- 
pation by  Southwest  Corridor  com- 
munity groups,  and  state  and  local 
agencies.  It  will  provide  the  framework 
for  Southwest  Corridor  development 
implementation  and  developer  selec- 
tion; however,  there  will  be  opportuni- 
ty for  community  groups  and 
developers  to  present  alternative  land 
use  proposals  for  consideration  during 
the  first  series  of  meetings. 

The  majority  of  the  land  available  for 
development  within  the  Corridor  con- 
sists of  parcels  located  adjacent  to  the 
new  transit  stations.  The  Station  Area 
Task  Forces  (SATFs)  will  provide  the 
forum  for  discussion  of  development 
proposals. 


Southwest  Corridor  parcels  available 
for  development  have  been  generated 
from  land  not  required  for  the  transit 
facility,  the  linear  park  or  the  new  Rox- 
bury  Community  College  campus. 
There  are  several  small  parcels  propos- 
ed for  residential  development  and 
others  that  would  provide  commercial 
and  retail  uses  to  strengthen  existing 
neighborhood  business  districts.  There 
are  also  retail  and  commercial  oppor- 
tunities at  several  of  the  new  transit 
stations;  this  space  will  be  programm- 
ed and  leased  as  part  of  the  Southwest 
Corridor  development  project  as  well. 
The  largest  single  development  site 
exists  adjacent  to  the  new  multi-modal 
Ruggles  Station  and  is  referred  to  as 
Parcel  18+. 

Generally,  Southwest  Corridor  par- 
cels are  owned  by  the  MBTA  or  in 
some  cases  jointly  owned  by  the  MBTA 
and  the  City  of  Boston.  There  are 
three  categories  of  development 
parcels:  small  parcels  to  be  developed 
for  residential  use  through  disposition 
to  local  developers  or  abutters;  parcels 
to  be  developed  jointly  by  the  MBTA 
and  the  City  of  Boston  in  concert  with 
private  developers,  including  CDC's 
and  other  community-based 
developers,  and  parcels  that  will  be 
developed  by  the  MBTA  through  lease 
agreements  with  private  developers  or 
community-based  development 
entitites. 


Aerial  view  of  the  Columbus  Avenue/Clarendon  Street  Bridges  under  construction,  over  the 
Massachusetts  Pike  and  relocated  Orange  Line  and  railroad  trackways. 


The  planning  process  for  Southwest 
corridor  land  development  has  been 
comprehensive  and  lengthy.  Construc- 
tion of  the  transit  facilities  is  nearing 
completion  and  parcels  are  now 
available  for  development  construc- 
tion. The  MBTA  and  the  City  of 
Boston  are  prepared  to  initiate  and 
complete  Southwest  Corridor  develop- 
ment in  an  expeditious  manner  that  is 
consistent  with  goals  and  objectives 
expressed  in  the  1979  Southwest  Cor- 
ridor Development  Plaa 

For  further  information  contact: 


Michael  Hunter,  MBTA  Real  Estate 
Development,  Southwest  Corridor  - 
722-5025 

Mary  Snyder,  Section  I  Planner, 
Kaiser  Engineers/Fay,  Spofford  & 
Thorndike,  Inc.,  482-7800. 

Dee  Primm,  Section  II  Planner,  PRC 
Harris,  723-1700. 

Mary  Taylor,  Section  III  Planner, 
Howard,  Needles,  Tammen  and 
Bergendoff,  267-6710. 
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Project  Update  1984/1985 

On  schedule  and  within  budget,  the  MBTA's  Southwest  Corridor  Project  is  rapidly  progressing  toward  its  projected  comple- 
tion date  of  Winter,  1986. 

Now  in  its  sixth  year  of  construction,  the  project's  transportation  improvements  are  highly  visible  between  Boston's  South 
End/Back  Bay  and  Forest  Hills  in  Jamaica  Plain. 

Approximately  90  percent  of  the  construction  for  the  new  transit  and  rail  lines,  streets  and  bridges,  with  a  value  of  $312 
million,  has  been  completed  as  of  December  1, 1984.  All  nine  station  contracts  have  been  awarded,  and  approximately  15  per- 
cent or  $183  million  in  value  of  station  construction  and  systemwide  work  (tracks,  signals,  power)  has  also  been  completed. 

During  1984,  ten  Southwest  Corridor  Project  construction  contracts,  totaling  $118  million,  were  awarded,  leaving  only  nine 
of  the  project's  total  44  construction  contracts  remaining  to  be  awarded.  These  include  four  landscape  contracts  for  the  pro- 
ject's 40  to  50  acres  parkland.  These  are  scheduled  to  be  awarded  and  actively  underway  in  the  spring  of  1985.  The  total  re- 
maining also  includes  station  furniture,  signage  and  other  systemwide  contracts,  as  well  as  the  contract  for  the  demolition  of 
the  elevated  Orange  Line  structure  This  contract  is  scheduled  to  be  awarded  after  the  opening  of  the  new  Orange  Line 

The  Southwest  Corridor  Project,  originally  estimated  to  cost  $792  million,  has  now  been  reduced  by  approximately  $50  _ 
million  in  estimated  cost  due  to  several  contracts  being  awarded  at  bid  prices  substantially  lower  than  the  original  engineer's 
estimates.  Significantly,  the  Southwest  Corridor  Project  has  successfully  met  the  goals  for  minority  business  participation. 
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Who  Says  Art 

Can't  Go 
Underground? 

The  MBTA's  Public  Art  Program 
for  the  new  Orange  Line  offers 
artists  the  chance  to  do  just  that 
For  guidelines  and  information  on 
Arts  In  Transit:  The  Southwest 
Corridor  call  442-0824.  And  Don't 
Wait.  The  program's  already  rolling. 
(See  Page  6  ). 


Resumen 
en  Espanol 

(SWCP  DESARBOLLO) 

Durante  enero  de  1985  el  MBTA  com- 
enzara  el  proceso  para  desarrollar  las 
parcelas  haldfas  en  el  Corredor 
Suroeste  En  febrero,  se  celebraran  reu- 
niones,  publieas  para  considerar  el  uso  de 
esas  parcelas  de  acuerdo  con  las  reco- 
mendaciones  del  Plan  de  1979.  Dicho 
plan  es  el  resultado  de  muchos  aftos  de 
planificacibn  con  la  intensa  partiripaci6n 
de  grupos  comunitarios  del  Corredor 
Suroeste  y  agendas  locales  y  estatales. 
El  desarrollo  de  las  parcelas  y  la  selec- 
tion de  los  promotores  se  Uevaran  a  cabo 
segun  las  bases  establecidas  en  ese  plan. 
Tanto  los  grupos  comunitarios  como  los 
promotores,  podran  deldesarrollo 
diferentes  a  las  delplan,  proponer  alter- 
nativas  para  consideration  durante  la 
primera  serie  de  reuniones. 

La  mayor  parte  de  los  terrenos 
disponibles  para  desarrollo  dentro  del 
Corredor  consiste  en  parcelas  colin- 
dantes  con  las  nueva  estaciones  de  tran- 
sita  Los  Grupos  de  Trabajo  de  la  Zona 
de  Estaciones  (SATF)  tendran  a  su 
cargo  la  discusion  de  las  propuestas  de 
desarrolla 

Las  parcelas  del  Corredor  Suroeste 
son  propiedad,  generalmente,  del  MBTA 
y,  en  algunos  casos,  del  MBTA  y  de  la 
Ciudad  de  Boston  conjuntamente,  sien- 
do  tres  sus  categorias:  parcelas  pe- 
quenas  para  desarrollo  residential  a 
traves  de  aqucias  locales  o  propietarios 
adyacentes;  parcelas  para  desarollo  en- 
tre  el  MBTA  y  la  Ciudad  de  Boston  de 
acuerdo  con  agendas  privadas,  incluyen- 
do  a  CDC  y  otras  agendas  de  la  com- 
unidad;  y  por  ultimo,  parcelas  de  desar- 
rollo  del  MBTA  que  se  utilizaran  me- 
diante  contratos  con  agencias  privadas  o 
con  entidades  communitarias. 


Resumen 
en  Espanol 

REV1SO  DEL  PROYECTO 


Southwest  Corridor  1 
FACTS  OF  IIM-fERESX 


Hummo  w&rjm  nawwwa 


Did  you  know  that .   For  trackwork: 


Approximately  4  million  cubic  yards 
of  earth  will  have  been  excavated  for 
the  construction  of  the  MBTA's 
Southwest  Corridor  Project? 

THINK  BIG  when  you 
consider  the  total  material  this  construc- 
tion project  has  consumed: 

•  735,000  cubic  yards  of  concrete 

•  100,000,000  pounds  of  reinforcing  steel 

•  8.000,000  pounds  of  structural  steel 

•  2.000.000  pounds  of  other  miscellaneous 
metals 

•  15  miles  of  permanent  fencing 

•  180,000  square  feet  of  slurry  wall 


•  150.000  tons  of  ballast  stone 

•  6,000  timber  ties 

•  3  7.000  concrete  ties 

•  30  miles  of  railroad  rail  and  18  miles  of 
rapid  transit  rail 

•  9  miles  of  composite  contact  (third  rail)  rail 

•  400  miles  of  miscellaneous  wire  and  cable 

•  500  miles  of  miscellaneous  conduit 

•  60  miles  of  traction  and  AC  power  cable 

•  250  miles  of  signal  and  communication 
cable 

Special  thanks  and  credit  to  Jack 
Pavia  of  Kaiser  Engineers  for  providing 
these  awesome  quantity  figures. 


Ribbon-cutting  ceremony  for  the  opening  of 
the  Columbus  Avenue/Clarendon  Street 
Bridges  on  December  19, 1984.  Participants 
(left  to  right,  cutting  ribbon):  George  J. 
Holland,  Jr.,  Project  Manager,  MBTA's 
Southwest  Corridor  Coordination  Office; 
Ann  Hershfang,  Undersecretary  of 
Tteinsportation,  Executive  Office  of 
Transportation  and  Construction;  William  J. 
Quinlan,  Section  I  Project  Manager,  MBTA's 
Southwest  Corridor  Project;  and  Daniel  L. 
Ocasio,  Senior  Project  Manager,  MBTA's 
Southwest  Corridor  Design  and 
Construction  Coordination.  The  opening  was 
attended  by  interested  residents  and 
representatives  of  area  institutions  and 
businesses.  The  bridges,  closed  in  August 
1983,  were  opened  months  ahead  of  the 
projected  construction  schedule 


Jackson  Square  Station  roof  construction  activity,  looking  north  towards  downtown. 


De  acuerdo  con  el  itinerario 
establecido  y  sin  salirse  de  su  prepuesto, 
el  Proyecto  del  Corredor  Suroeste  del 
MBTA  continua  avanzando  rapidamente 
hacia  la  fecha  proyectada  para  su  inau- 
guraci6n  en  el  invierno  de  1986. 

A  principios  diciembre  de  1984  se 
hallaba  terminado  el  90%  de  la  con- 
struction de  las  nuevas  vfas  de  transito 
y  ferrocarril,  as!  como  de  las  calles  y  los 
puentes,  por  valor  de  $312  millones.  Los 
nueve  contratos  de  las  estaciones  han 
sido  otorgados.  Se  ha  eompletado  aprox- 
imadamente  un  15%  de  la  construction 
de  las  estaciones  y  del  resto  del  sistema 
(vfas,  senates,  corriente  electriea),  que 
representa  un  valor  de  $138  millones. 


DATOS 

INTERESANTES 
^Sabia  usted  que. . . 

Aproximadamente  4  millones  de  yardas 
cubicas  de  tierra  seran  excavadas  en 
total  para  la  construcri6n  del  Proyecto 
del  Corredor  Suroeste  del  MBTA? 

PIENSE  EN 

GRANDE  cuando  calcule  la 

eantidad  total  de  material  consumido  en 
la  construction  de  este  proyecto; 

•  735,000  yardas  cubicas  de  hormigon 

•  100,000,000  libras  de  cabillas  de  acero 

•  8,000,000  libras  de  acero  estructural 

•  2,000,000  libras  de  otros  metales 
miscelaneos 

•  15  millas  de  cercado  permanente 

•  180,000  pies  cuadrados  de  material  de 
contention  para  las  excavationes 


Para  la  via  de  rieles: 

•  150,000  toneladas  de  balastro 

•  6,000  traviesas  de  madera 

•  37,000  traviesas  de  hormigon 

•  30  millas  de  rieles  de  ferrocarril  y  18 
millas  de  rieles  de  transito  urbano 

•  9  millas  de  rieles  de  contacto 
compuestos 

•  400  millas  de  alambrado  y  cables 
miscelaneos 

•  500  millas  de  conductos  de  disrjnto 
tipo 

•  60  millas  de  cable  de  tracci6n  y  de  cor- 
riente AC 

•  250  millas  de  cable  de  senates  y  de 
comunicacion 

Nuestro  especial  agradecimiento  a 
Jack  Pavia  de  Kayser  Engineers,  a 
quien  debemos  estas  impresionantes 
cifras. 


Trackway  ventilation  shaft  structure  at 
Jackson  Square  Station  adjacent  to  Bromley 
Heath  Development. 
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Needham 
Branch 
Project 
Underway 

The  Needham  Branch  Restoration 
Project  was  underway  in  December 
1984  with  the  award  of  a  contract  by 
the  MBTA  Board  of  Director  to  T. 
Equipment  Corporation  of  Quincy, 
Massachusetts,  for  the  removal  of  the 
existing  track  between  Forest  Hills 
and  Needham  Junction.  This  contract 
will  include  the  removal  of  all  rail,  ties, 
special  trackwork  and  the  cutting  and 
clearing  of  brush  debris  along  the 
railroad  right-of-way. 

This  track  removal  work  is  the  culmi- 
nation of  a  year-long  process  of  public 
hearings  and  community  meetings  on 
the  Needham  Branch  Project.  On 
January  18, 1984,  a  formal  Public 
Hearing  on  the  grant  application  was 
held  at  the  McCormack  State  Office 
Building  with  MBTA  General  Manager 
James  F.  01,eary,  area  elected 
officials,  and  representatives  from 
community  organizations  testifying  in 
support  of  the  restoration  of 
commuter  rail  service  on  the  Needham 
Branch.  A  series  of  community 
meetings  were  held  in  Roslindale,  West 
Roxbury  and  Needham  during 
February,  June  and  July  to  receive 
public  comments  on  the  preliminary 
design  report  prepared  by  the  MBTA's 
consulting  engineers,  Howard, 
Needles,  Tammen  and  Bergendoff 
(HNTB). 

HNTB  is  expected  to  complete  the 
final  design  phase  work  by  May  1985. 
Included  in  the  final  design  will  be 
work  required  to  provide  a  complete 
rehabilitation  of  the  9.8  mile  right-of- 
way  from  Forest  Hills  to  Needham 
Heights,  new  track  and  signal  systems, 
a  reconstruction  of  eight  existing 
stations  and  the  construction  of  a 
layover  facility  at  Needham  Heights 
Station.  Additional  public  comments 
from  the  communities  will  be  con- 
sidered before  the  final  design  phase 
of  the  Project  is  completed. 

The  MBTA  will  be  scheduling  a 
series  of  public  meetings  in  the  com- 
munities of  Roslindale,  West  Roxbury 
and  Needham  in  January  and 
February  1985  to  present  the  design 
progress  and  a  report  on  various 
elements  of  the  Project,  including  the 
projected  reconstruction  schedule 


Parkland  Management  Advisory 
Committee  (PM  AC) 


The  Parkland  Management 
Advisory  Committee  (PMAC)  has  been 
meeting  regularly  since  December 
1983  to  discuss  and  facilitate  plans  for 
the  maintenance  of  the  Southwest 
Corridor  Parkland  by  the  Metropolitan 
District  Commission. 

The  Parkland,  a  40-50  acre  linear 
area  adjacent  to  the  Corridor,  will  be 
constructed  from  the  South  End/Back 
Bay  to  Forest  Hills.  This  will  be  the 
first  and  largest  major  addition  to 
Boston's  urban  parks  since  the  crea- 
tion of  the  Olmsted  "Emerald 
Necklace"  park  system. 

An  interagency  agreement  between 
the  MBTA  and  MDC  providing  for  the 
Parkland,  once  completed,  to  be  owned 
and  operated  by  the  MDC  is  in  the 
finalization  stage  This  is  contingent 
upon  the  MDC  receiving  funding  for 
the  Parkland  maintenance  in  its  FY  86 
budget. 

The  PMAC  is  a  working  body  of 
neighborhood  residents  and  business- 
people  from  the  Southwest  Corridor 
and  representatives  of  the  MDC, 
MBTA  and  other  interested  parties. 
The  PMAC  serves  as  an  advisory 
group  for  discussion  of  issues  and 


policies  related  to  the  operation,  man- 
agement and  maintenance  of  the 
Southwest  Corridor  Parkland. 

Recent  PMAC  meetings  have 
focused  on  management  strategies 
and  associated  costs  for  the  Southwest 
Corridor  Parkland.  The  MDC  has 
included  costs  for  the  Southwest 
Corridor  Parkland  in  its  FY  86  budget 
request,  and  initial  approval  has  been 
given  by  the  Executive  Office  of 
Administration  and  Finance  The 
entire  State  budget  goes  to  the 
Legislature  for  its  consideration  in 
January  1985. 

Resumen 
en  Espanol 

PMAC 

El  Comite  Asesor  de  la  Administra- 
tion de  Parques  (PMAC)  se  ha  venido 
reuniendo  desde  diciembre  de  1983  para 
discutir  y  facilitar  los  planes  de 
mantenimiento  de  la  zona  de  parques 
del  Corredor  Suroeste  por  parte  de  la 
Comisi6n  del  Distrito  Metropolitano 


(MDC).  Esta  agenda  serd  designada 
como  propietaria  y  operadora  de  la  Zona 
de  Parques,  una  vez  terminada, 
mediante  el  acuerdo,  ya  en  su  ultima 
etapa,  entre  el  MBTA  y  la  MDC.  Esto 
dependent  en  que  la  MDC  reciba  los 
fondos  para  el  mantenimiento  de  la 
Zona  de  Parques  su  el  presupuesto  para 
el  ano  fiscal  1986. 

El  PMAC  es  un  organismo  compuesto 
por  residentes  del  vecindario,  gentes  de 
negocio  del  Corredor  Suroeste,  repre- 
sentantes  de  la  MDC,  del  MBTA  y  otras 
partes  interesadas,  y  sirve  de  asesor 
para  la  discusi6n  de  asuntos  y  normas 
relacionadas  con  la  operaci6n,  ad- 
ministraci6n  y  mantenimiento  de  la 
Zona  de  Parques  del  Corredor.  Sus  re- 
cientes  reuniones  han  enfoeado  sobre  la 
estrategia  administrativa  de  la  Zona  de 
Parques,  asf  como  los  costos  rela- 
cionados  con  la  misma,  y  la  MDC  ha  in- 
cluido  dichos  gastos  en  su  solicitud  de 
fondos  para  el  ano  fiscal  1986,  los  cuales 
han  sido  aprobados  en  principio  por  la 
Oficina  Ejecutiva  de  AdministraciGn  y 
Finaneiamiento.  El  presupuesto  estatal 
en  su  totalidad  sera  presentado  a  la 
Legislature  para  su  consideration  en 
enero  1985. 
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Green  Street  Station  structural  steel  and  canopy,  under  construction,  at  the  intersection  of  Green  and  Amory  Streets. 


Initial  portion  of  Needham  Branch  under 
construction  in  the  Forest  Hills  area. 
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Construction  Progress 
Southwest  Corridor  Project 


Section  I 


Line  construction  in  Section  I  is 
substantially  complete  with  system- 
wide  track  work  currently  being 
installed. 

MBTA  Contract  097-115  (Schiavone 
Construction  Company),  Line  Con- 
tract, West  Canton  Street  to  Camden 
Street,  will  complete  the  reconstruc- 
tion of  Claremont  Street  and  Carleton 
Street  and  approaches  from  the  side 
streets  and  alleys  in  the  spring  of  1985. 
The  brickwork  veneer  on  the  West 
Newton  Street  vent  structure  is  antici- 
pated to  be  installed  this  spring.  The 
Massachusetts  Avenue  Bridge  was 
opened  to  full-width  traffic  flow  in 
both  directions. 

MBTA  Contract  097-117  (J.F.  White 
Construction  Co.),  Massachusetts 
Avenue  Station,  is  progressing  stead- 
ily. Most  of  the  brickwork  for  the 
structure  has  been  installed;  the  plat- 
form canopy  is  in  place;  and  the  plat- 
form and  plaza  brickwork  is  nearing 
completion.  The  station  windows  are 
scheduled  for  installation  this  spring. 

MBTA  Contract  097-116  (Modern 
Continental  Construction  Co.),  Back 
Bay  Station,  is  now  under  construc- 
tion. The  deck  over  the  tracks  between 
Dartmouth  Street  and  Clarendon 
Street  is  being  built  first;  the  station 
proper  will  follow. 

MBTA  Contract  097-120  (Joint  Ven- 
ture of  J.F.  White,  Morrison-Knudsen, 
Mergentime),  Line  Contract,  South 
Cove  Tunnel  to  West  Canton  Street, 

has  completed  the  southerly  portion  of 
the  new  B  &  A  railroad  platforms, 
which  were  opened  to  commuter  rail 
patrons  in  December.  The  Yarmouth 
Street  vent  structure  has  been 
completed. 

The  reconstructed  Clarendon  Street 
and  Columbus  Avenue  Bridges  were 
completed  two  and  one-half  months 
ahead  of  the  projected  construction 
schedule  and  were  reopened  to  all  traf- 
fic on  December  19, 1984. 

The  landscape  contract  from  Dart- 
mouth to  Harcourt  Street  has  been 
advertised  for  bids.  Bid  award  is  ex- 
pected to  be  in  January  of  1985.  Actual 
landscape  work  is  scheduled  to  begin 
in  the  early  spring  and  continue 
through  the  fall  of  1986. 


Ruggles  Street  Station  site  with  transit  platform  (on  left)  and  Commuter  Rail  platform  (on 
right).  The  station  lobby  viaduct  is  under  construction  in  the  background. 


Roxbury  Crossing  Station  at  the  intersection  of  Columbus  Avenue  and  Tremont  Street. 


Section  II 


Two  major  portions  of  Line 
Contracts  in  Section  II  were  com- 
pleted in  1984. 

MBTA  Contract  097-217  (Modern 
Continental  Construction  Company), 
Line  Conract  from  Ruggles  Street  to 
Prentiss  Street,  has  been  completed. 
This  contract  includes  the  Prentiss 
Street  Bridge  and  a  recreational  deck 
in  front  of  Mission  Hill  extension.  The 
northerly  portion  of  the  new  Tremont 
Street  has  also  been  completed. 

MBTA  Contract  097-216  (Schiavone/ 
Modern  Continental  Construction 
Company),  Jackson  Square  area  bet- 
ween New  Heath  and  Centre  Street, 
has  been  completed.  A  new  street  net- 
work, which  replaced  the  old  Centre 
Street  rotary  with  new  signalized  in- 
tersections at  Columbus  Avenue  and 
Centre  Street,  Columbus  and  Heath, 
and  Centre  Street  and  Highland 
Street,  has  also  bee  completed. 

Heath  Street  has  been  realigned  and 
a  new  Heath  Street  bridge  has  been 
constructed.  Two  new  parking  lots 
were  built  at  Bromley  Heath,  and_a  .  4U 
new  recreational  deck  now  covers  the 
old  Lamartine  Street.  Tremont  Street 
has  been  completed  and  connected 
with  Columbus  Avenue  The  trackway 
has  been  completed  from  Ruggles 
Street  to  Jackson  Square,  and  the 
parkland  adjacent  to  the  trackway  was 
temporarily  seeded  until  the  final  land- 
scaping contract  is  started  in  1985. 

Two  stations  are  presently  under 
construction  at  Roxbury  Crossing 
and  Jackson  Square.  The  Jackson 
Square  Station  will  replace  Egleston 
Station  as  a  terminal,  and  will  include 
a  major  busway.  Both  stations  are  be- 
ing built  by  Modern  Continental  Con- 
struction Company. 

MBTA  Contract  097-219  (John  F. 
Mahoney  Construction  Company), 
Line  Contract,  Ruggles  Street  to 
Camden  Street  behind  Northeastern 
University,  is  completing  the  remain- 
ing section  of  trackway  in  that  area. 
Temporary  parking  on  MBTA  property 
along  Columbus  Avenue  has  been  pro- 
vided for  N.U.  students  during  the  con- 
struction period.  The  work  in  this  con- 
tract also  includes  the  relocation  of  the 
remaining  portion  of  Stony  Brook  and 
the  new  Ruggles  Street  Bridge 
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Finally,  construction  on  MBTA  Con- 
tract 097-213  (J.F.  White  Construction 
Company),  Ruggles  Street  Station, 
will  begin  in  early  1985.  Ruggles 
Street  Station  will  replace  Dudley 
Station  as  a  terminal,  with  1 1  to  14 
-  bus  routes  scheduled  to  operate  from 
Ruggles  Station. 

Survey  work  for  the  reuse  of  Dudley 
Station  has  commenced.  The  consul- 
tant will  begin  a  study  in  the  early  part 
of  the  new  year.  Future  community 
meetings  will  be  scheduled  and  ad- 
vance public  notice  will  be  provided. 


Section  III 


MBTA  Contract  097-307,  (Kiewit 
Eastern)  Boylston  Street  Station, 
has  made  significant  construction  pro- 
gress in  the  last  few  months.  All  struc- 
tural steel  has  been  erected,  and  the 
brick  pavers  and  rooms  at  the  platform 
level  have  been  completed.  Masonry 
and  interior  finish  work  at  the  lobby 
level  is  nearing  completion,  and  work 
will  continue  through  the  winter. 

MBTA  Contract  097-308  (J.F.  White 
Construction  Company),  Green  Street 
Station,  has  erected  the  structural 
steel,  the  roof  over  the  canopy  level 
and  has  commenced  work  on  the  in- 
terior and  exterior  masonry.  The  con- 
tractor plans  to  continue  work  during 
the  winter. 

MBTA  Contract  097-320  (White, 
Morrison-Knudsen,  Mergentime), 
Forest  Hills  Stations  and  Line  Con- 
tract, commenced  work  in  early  May 
1984.  Station  construction  is  well  un- 
derway. The  contractor  began  under- 
pinning the  Casey  Highway  in  the  fall. 
Work  is  progressing  on  the  station 
deck  sections,  and  the  walls  and  invert 
sections  of  the  trackway.  In  addition, 
work  on  the  piers  for  the  Casey 
Highway  is  continuing. 

MBTA  Contract  097-316  (Cruz  Con- 
struction Company),  Line  Contract, 
South  of  Boylston  Street  to  Hall 
Street,  has  commenced  final  paving 
on  all  streets  north  of  Green  Street. 
Construction  of  the  extension  of 
Amory  Street,  which  runs  from  Green 
Street  to  Williams  Street  is  underway. 
Green  Street,  Williams  Street, 
McBride  Street  and  Minton  Street 
bridges  are  open  to  traffic.  All  decks 
and  bridges  in  the  contract  have  been 


Boylston  Street  Station,  under  construction,  with  covering  for  weather  protection  during 
the  winter  months. 


South  Cove  Station  platform  area  and  stairs  leading  to  the  station's  mezzanine  level. 


completed,  and  the  work  in  the  track- 
way is  nearly  complete  Finish  work, 
including  learning  and  seeding,  will  be 
done  in  the  spring. 

MBTA  Contract  097-306  (M.  De- 
Matteo  Construction  Company)  Line 
Contract,  Hall  Street  to  Walk  Hill 
Street,  is  progressing  rapidly.  The 
Rosemary  Street  to  Spalding  Street 
connection  has  been  completed  and 
the  finish  sidewalks  have  been  install- 
ed. The  cul-de-sac  at  the  end  of  Anson 
Street  has  been  constructed.  The  new 
Washington  Street  Bridge  and  Cross- 
over Street  Bridge  have  been  opened 
and  smooth  traffic  flow  has  been 
maintained. 

Finish  paving,  sidewalks  and  tree 
planting  have  been  completed  on  Hyde 
Park  Avenue,  and  the  South  Streetf 
Arborway  area.  Traffic  signalization 
has  been  completed  in  all  areas  and 
street  lighting  work  is  nearing 
completion. 

Much  of  the  landscaping  work  for 
this  contract  has  been  essentially  com- 
pleted including  the  construction  of 
the  bicycle  and  pedestrian  paths, 
granite  seat  walls  and  learning  and 
seeding.  The  contractor  has  commenc- 
ed the  installation  of  parkland  lighting 
and  has  planted  trees  between  South 
Street  and  the  Arborway  eastbound 
off-ramp. 

MBTA  Contract  097-318,  the  Sec- 
tion III  Landscaping  contract,  is  ex- 
pected to  be  advertised  in  early  1985. 
This  contract  will  include  interim 
maintenance  of  all  trees,  shrubs,  and 
other  planted  material. 


South  Cove 
Station 


Construction  has  been  completed  for 
South  Cove  Station,  the  first  of  nine 
new  stations  being  constructed  as  part 
of  the  MBTA's  Southwest  Corridor 
Project 

South  Cove  Station  is  the  primary 
link  between  the  existing  Orange  Line 
and  the  new  Orange  Line,  under  con- 
struction in  the  Penn  Central  Right-of- 
Way  from  the  South  End/Back  Bay  to 
Forest  Hills.  It  is  projected  to  serve  the 
theater  district,  the  Bay  Village  and 
Chinatown  neighborhoods,  as  well  as 
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New  England  Medical  Center  and  Don 
Bosco  High  School. 

Construction  of  South  Cove  Station 
dates  back  to  1968  when  1-95  was  pro- 
posed and  1971  when  the  shell  of  the 
station  was  constructed  under  MBTA 
Contract  No  SW-100,  along  with  1,500 
feet  of  tunnel  (South  Cove  Tunnel),  to 
connect  the  existing  Orange  Line  to 
the  relocated  line  An  additional  con- 
tract, MBTA  Contract  SW-101R,  in 
1978  provided  for  the  construction  of  a 
1,200  foot  extension  of  the  tunnel 
under  the  Massachusetts  Turnpike  In 
September  1979,  Contract  084-102 
provided  for  the  demolition  of  the  sta- 
tion's north  entrance  in  order  to  pro- 
vide space  for  elevators  and  escalators 
to  enable  access  for  handicapped  pas- 
sengers. Peter  Kiewit  and  Sons  Com- 
pany was  the  contractor  for  this  por- 
tion of  the  construction.  The  engineer- 
ing firm  of  Parsons,  Brinckerhoff, 
Quade  and  Douglas  designed  the  early 
station  structure 

In  1981,  MBTA  Contract  No.  084-104 
was  awarded  to  Patrick  F.  Walsh  and 
Sons,  Inc.,  to  complete  the  station. 
This  station  finish  contract  provided 
for  the  construction  of  the  station's 
north  and  south  entrances,  mezza- 
nines, train  platforms,  mechnical 
rooms,  etc  This  work  was  substantial- 
ly completed  in  the  fail  of  1984. 

As  with  all  the  stations  under  con- 
struction for  the  Southwest  Corridor 
Project,  South  Cove  Station  was 
designed  to  provide  an  open,  bright, 
lively  and  comfortable  environment 
for  MBTA  patrons.  Its  architect,  the 
joint  venture  of  Canon  Design  and 
Turner  Associates,  utilized  glass  (for 
the  entrances  and  elevators),  bright 
colors  (including  the  station's  ventila- 
tion stacks),  lighting  and  the  existing 
shape  of  interior  space  created  by  the 
tunnel  to  achieve  these  goals. 

The  station  will  be  served  by  two  en- 
trances: the  north  entrance  located  at 
New  England  Medical  Center's 
Hospital  on  Washington  Street;  and 
the  south  entrance,  which  abuts  Don 
Bosco  High  School  at  the  corner  of 
Oak  and  TVemont  Streets 


Resumen 
en  Espanol 

SECCION I 

En  la  Section  I  se  esta  instalando  la 
red  de  rieles  para  todo  el  sistema. 

La  reconstrucci6n  de  la  calle  Claren- 
don y  de  los  puentes  de  la  avenida  Co- 
lumbus se  termino  dos  meses  y  medio 
antes  de  lo  determinado  en  el  itinerario 
y  fueron  abiertos  al  trafico  general  el  19 
de  diciembre  de  1984. 

El  contrato  para  el  paisaje  de  la  zona 
entre  las  calles  Darmouth  y  Harcourt  ha 
salido  a  subasta  publiea  y  sera  otorgado 
al  ganador  en  enero  de  1985.  La  fecha 
para  el  comienzo  de  la  obra  ha  sldo 
senalada  para  principles  de  la  primavera 
continuando  durante  el  otono  de  1986. 

SECION II 

En  1984  se  dio  fin  a  dos  secciones 
principales  de  los  Contratos  de  V  ta  de  la 
Secci6n  II.  El  Contrato  MBTA/097-217 
(Modern  Continental  Construction 
Company),  desde  la  calle  Ruggles  hasta 


la  calle  Prentiss,  ha  quedado  concluldo. 
Este  contrato  incluye  el  puente  de  la 
calle  Prentiss  y  una  plataforma  de 
recreo  frente  a  la  extension  de  Mission 
Hill.  La  parte  norte  de  la  calle  Tremont 
tabien  esta  terminada.  El  Contrato 
MBTA/097-216  (Schiavone/Modern 
Continental  Construction  Company), 
entre  las  calles  New  Heath  y  Centre, 
tambien  ha  llegado  a  su  termino. 

Actualmente,  se  estan  construyendo 
las  estaciones  de  Roxbury  Crossing  en 
Jackson  Square  La  estacibn  de  Jackson 
Square,  que  substituira  en  funci6n  de 
terminal  a  la  de  Egleston,  contara  con 
un  importante  centro  de  autobuses. 
Ambas  estaciones  estan  siendo  con- 
struidas  por  la  Modern  Continental 
Construction  Company. 

La  encuesta  para  el  reuso  de  la  esta- 
ci6n  de  Dudley  ha  comenzada  Durante 
la  primera  parte  de  1985,  el  ingeniero 
consultor  empezara  el  estudio  de 
reutilizaci6n  y  se  fijaran  las  fechas  para 
reuniones  con  la  comunidad. 


SECCION  III 

Contrato  MBTA/097-307  (Kiewit 
Eastern).  La  construction  de  la  estacion 
de  la  calle  Boylston  ha  progresado 
notablemente  en  los  ultimos  meses. 

Contrato  MBTA/097-308  (JF.  White 
Contracting  Company).  Se  ha  levantado 
la  estructura  de  acero  y  el  techo  sobre  la 
marquesina  en  la  estaci6n  de  la  calle 
Green,  habiendose  comenzado,  ademas, 
los  trabajos  de  albanileria  en  el  interior  y 
exterior. 

Contrato  MBTA/097-320  (White, 
Morrison-Knudsen,  Mergentime).  A 
principios  de  mayo  de  1984  comenzaron 
las  obras  de  la  estaci6n  de  Forest  Hills  y 
el  contrato  de  via. 

Contrato  MBTA/097-316  (Cruz  Con- 
struction Company).  El  contrato  de  via 
desde  el  sur  de  la  calle  Boylston  hasta  la 
calle  Hall.  Se  ha  empezado  la  pavimen- 
taci6n  final  de  todas  las  calles  al  norte 
de  Green. 

Contrato  MBTA  097-306  (M.  DeMatteo 
Construction  Company).  El  contrato  de 
via  de  la  calle  Hall  hasta  la  calle  Hill  esta 
progresando  con  rapidez. 

Contrato  MBTA/097-318.  Se  espera 
que  el  contrato  para  las  zonas  de  paisaje 
de  la  Secci6n  III  saiga  a  subasta  publiea 
a  principios  de  1985.  El  mismo  incluira 
el  mantenimiento  provisional  de  todos 
los  arboles,  arbustos  y  demas  plantas. 


ESTACION  DE  SOUTH  COVE 

Se  ha  terminado  de  construir  la  esta- 
ci6n  de  South  Cove,  que  es  la  primera  de 
nueve  estaciones  que  se  estan  con- 
struyendo como  parte  del  Corredor 
Suroeste  del  MBTA.  La  construction  de 
esta  estaci6n  data  de  1968,  cuando  se 
propuso  la  carretera,  y  de  1971  en  que 
se  irgio  el  armazon  de  la  estacion,  me- 
diante  el  Contrato  ^SW-100  del  MBTA, 
junto  con  1,500  pies  de  tunel  (el  Tunel  de 
South  Cove),  para  connectar  la  existente 
Ltnea  Naranja  con  la  1  inea  relocalizada. 
En  1978,  bajo  un  contrato  adicional  del 
MBTA  ($SW-101R)  se  extendi6  el  tunel 
1,200  pies  mas  para  pasar  por  debajo  de 
la  Autopista  de  Massacusetts.  En  sep- 
tiembre  de  1979,  mediante  el  Contrato 
034-102,  se  efectuo  la  demolition  de  la 
entrada  norte  de  la  estaci6n  a  fin  de 
dejar  espacio  para  los  ascensores  y  las 
escaleras  electricas  que  sirven  a  los  pasa- 
jeros  incapacitados. 


En  1981  se  otorgti  el  Contrato 
MBTA/084-104  a  Patrick  F.  Walsh  and 
Sons,  Inc,  para  terminar  la  estacion,  y 
comprend  fa  la  construcci6n  de  las  en- 


tradas  norte  y  sur,  los  mezzanines,  las 
plataformas  de  los  trenes,  los  cuartos  de 
equipos  mecanicos,  etc 


South  Entrance  to  South  Cove  Station  at  the  intersection  of  Oak  and  Tremont  Streets. 


Urbanarts'  ARTS  IN  TRANSIT  staff  members  Deborah  Brown,  Administrative  Assistant 
(left)  and  Eileen  Meny,  Project  Director,  reviewing  artists'  proposals  and  slides. 


Southwest  Corridor 
Arts  In  Transit 
Community  Process 


Arts  In  Transit:  The  Southwest 
Corridor,  the  MBTA's  public  art 
program  for  the  new  Orange  Line 
rapid  transit  stations,  is  now  well 
underway.  , 

Several  hundred  visual  artists  have 
applied  to  the  Southwest  Corridor 
Artists  Registry,  making  them  eligible 
for  consideration  to  contribute  to  the 
program.  Community  representatives 
from  every  neighborhood  along  the 
Southwest  Corridor  are  participating 
in  nine  Site  Committees,  one  for  each 
new  station,  which  will  produce  a 
"Station  Profile"  of  the  area  with 
recommendations  for  the  art  program. 
Some  of  the  Site  Committees  have 
already  met,  and  several  more  will  be 
meeting  shortly. 


The  Educational  Program,  an 
additional  component  of  Arts  In 
Transit,  will  focus  on  the 
collaboration  of 

artists  and  community  groups  and 
institutions  for  temporary  art 
programs  involving  the  visual, 
performing,  and  literacy  arts  for  the 
Southwest  Corridor  communities. 
Programs  will  be  designed  to  suit  the 
needs  of  a  particular  neighborhood 
with  residents  invited  to  take  part  in 
aspects  of  the  event  or  project. 

Visual  artists  and  community 
organizations  interested  in  further  in- 
formation regarding  Arts  In  Transit 
may  contact  URBANARTS,  a  public 
arts  agency  selected  by  the  MBTA  to 
administer  Arts  In  Transit,  at 
442-0824. 
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Southwest  Corridor  Project 
Community  Comments 


The  following  questions  and 
interesting  responses  were  provided 
by  Section  I  and  Section  III  residents 
regarding  the  Southwest  Corridor 
Project 


Question  One: 

1.  When  the  new  Southwest 
Corridor  Project  Station  in  your 
area  opens,  will  it  change  your 
transportation  habits? 

Question  Two: 

2.  Are  you  aware  that  there  will  be  a 
railroad  access  opportunity  at 
your  Southwest  Corridor  Project 
Station? 


Answers: 

Ms.  Ruth  Anthony 

32  Greenwich  Park,  South  End, 

Boston 

1.  Yes,  I  will  definitely  be  using  Mass. 
Avenue  Station  to  go  in  town.  I 
don't  drive,  but  I  do  a  lot  of  walking 
when  the  weather  is  good. 

2.  I  will  be  happy  to  have  Back  Bay 
Station  again  for  going  to  New  York 
and  Washington,  DC. 


Mr.  Rick  High 

14  Gordon  Street,  Jamaica  Plain, 
Boston 

1.  It  will  change  the  way  I  go  in  town 
on  weekends.  I  will  be  more  likely  to 
use  the  Orange  Line  since  it  will  be 
so  close  to  me  It  doesn't  really 
change  my  weekday  commuting 
habits. 

2.  No,  I  was  not.  I  was  aware  that 
Amtrak  would  stop  at  Back  Bay.  It's 
interesting  to  know  that  there  will 
be  a  Needham  Branch  stop  at 
Forest  Hills. 


Ms.  Gloria  Arnold,  who  works  in  the 
Section  II  area  on  Northampton 
Street,  raised  an  interesting  issue 
when  asked  the  questions,  how  the 
new  Orange  Line  would  affect  her. 
Her  question  and  the  MBTA  response 
from  the  Editor  follow: 

Ms.  Arnold  feels  the  relocation  of 
the  Orange  Line  will  make 
transportation  to  her  job  site  worse. 
After  a  bus  ride  to  Forest  Hills  Station 
and  an  Orange  Line  ride  to  the  new 
Mass.  Avenue  Station  and  an 
additional  bus  ride  to  Northampton 
Street,  the  employee  would  still  be 
three  blocks  from  her  destination.  In 
the  winter  evenings,  she  would  then 
have  to  walk  three  blocks  and  wait  at 
Northampton  Street  for  a  bus  to  Mass. 


Avenue  Station,  and  board  another 
train  and  bus  to  arrive  home,  a  walk 
and  wait  she  feels  is  dangerous. 

Cont'd  on  page  S 

Resumen 
en  Espanol 

COMENTARIOS 

En  respuesta  a  la  pregunta  de  como 
le  afectarta  la  nueva  LInea  Naranja, 
Gloria  Arnold,  quien  trabaja  en  la  zona 
de  la  Secckm  II,  en  la  calle  North- 
ampton, manifesto  que  la  relocalizackm 


de  la  LInea  Naranja  le  harla  dif  icil  Uegar 
al  trabaja  Tras  un  viaje  en  autobus  a  la 
Estaeion  de  Forest  Hills,  tomando  en- 
tonces  la  Linea  Naranja  hasta  la  nueva 
estaeion  de  la  avenida  de  Massachusetts, 
y  luego  en  autobus  a  la  calle  North- 
ampton, se  encontraria  aun  a  tres 
cuadras  de  su  destino.  Al  regreso,  en  las 
tardes  de  invierno,  tendria  que  repetir  la 
trayectoria.  Ms.  Arnold  opina  que  el 
trayecto  de  tres  cuadras  a  pi£  mas  la 
consiguiente  espera  para  tomar  el 
autobus,  son  peligrosos,  y  sugiere  que  se 
aumente  la  protecci6n  policlaca  en  zonas 
como  Northampton,  para  beneficio  de 
los  transeuntes. 


Trackway  installation  from  the  Williams  Street  Bridge,  looking  north  to  Green  Street  Station. 


Systemwide  Contracts 

Contract  No. 

Type 

Contractor 

Award  Date 

Amount 

097-403 

Systemwide  Trackwork 

Modern  Continental 
Construction  Company 

7/22/83 

$17,144,000 

097-404 

Transit  Signals  and 
Communications 

General  Railway  Signal 

2/21/84 

$21,881,131 

097-405 

Transit  Traction  and  AC  Power 

Lord  Electric/Mass.  Electric  Company 

1/4/84 

$12,516,768 

097-411 

Systemwide  Collector's  and 
Starter's  Booths 

Kiewit  Eastern  Company 

2/21/84 

$  1,175,000 

097-414 

Systemwide  Escalators 

Otis  Elevator  Company 

3/13/84 

$  2,024,500 

097-415 

Systemwide  Elevators 

Montgomery  Elevator  Company 

1/12/84 

$  1,574,000 

097-416 

Systemwide  Trackway 
Ventilation 

Fischback  &  Moore,  Inc,  and 
Bay  State  York  Company 

7/31/84 

$  2,979,000 

097-412 

Station  Furnishings 

097-410 

Fare  Collection  Equipment 

097-413 

Commencement  Catch-Ail 

097-309 

Demolition  Existing  Orange  Line 

097-310 

Completion  of  Forest  Hills 
Station  -  Demolition  of  existing 
Station 
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New  Forest  Hills  Station  with  Orange  Line  trains  in  service  adjacent  to  construction  activity. 


Editor  s  Note 
—  MBTA 
Response 

Bus  connections  to  the  existing 
Orange  Line  are  at  Forest  Hills, 
Egleston,  "Dudley  and  Northampton 
Stations.  When  the  Line  is  relocated 
to  the  Southwest  Corridor,  bus 
connections  will  be  made  at  Forest 
Hills,  Jackson  Square,  Ruggles  and 
Massachusetts  Avenue  Stations,  re- 
spectively. Additional  changes  will  be 
made  in  crosstown  bus  routes  to 
provide  better  connections  between 
Red  and  Orange  Line  Stations.  Ms. 
Arnold  and  all  other  area  MBTA 
patrons  should  find  considerable 
surface  transportation  improvements, 
which  should  alleviate  their  concerns. 

Service  along  Melnea  Cass  Boule- 
vard, Washington  Street  and  Massa- 
chusetts Avenue  will  also  be  improved 
for  direct  bus  access  to  the  Industrial 
Park  and  City  Hospital  areas.  Other 
changes  in  service  may  occur  when  the 
elevated  structure  is  dismantled  and  as 
a  result  of  the  Replacement  Study  to 
be  completed  in  May  1985.  This  study 
is  evaluating  bus  and  light  rail  options 
on  Washington  Street  between  Dudley 
and  downtown  Boston. 


Resumen 
en  Espanol 

Nota  Editorial  —  Respuesta  del 
MBTA 

Al  presente,  las  conexiones  de  autobus 
con  la  actual  Linea  Naranja  se  hacen  en 
las  estaciones  de  Forest  Hills,  Egleston, 
Dudley  y  Northampton.  Cuando  se 
relocalice  la  1  inea  en  el  Corredor 
Suroeste,  las  mismas  conexiones  se 
haran  en  las  estaciones  de  Forest  Hills, 
Jackson  Square,  Ruggles  y  la  avenida  de 
Massachusetts,  respectivamente  Otros 
cambios  mas  tendran  lugar  en  las  rutas 
de  autobuses  que  atraviesan  la  ciudad 
para  proveer  mejores  conexiones  entre 
las  1  Ineas  Rqja  y  Naranja  El  servicio  en 
el  boulevard  Melnea,  la  ealle  Washington 
y  la  avenida  de  Massachusetts  tambien 
mejorara  en  el  acceso  directo  de  los 
autobuses  a  las  zonas  del  Industrial 
Park  y  el  City  Hospital.  Es  posible  que 
ocurran  otros  cambios  cuando  el 
Elevado  se  desmantele  como  resultado 
del  Estudio  de  Reemplazo  que  se  com- 
pletara  en  mayo  de  1985  y  que  esta 
evaluando  opciones  para  el  servicio  de 
autobus  y  de  transito  urbano  en  la  calle 
Washington  entre  Dudley  y  el  centro  de 
Bostoa 


Resumen 
en  Espanol 

PARTICIPACION  DE  LA 
COMUNADAD 

El  programa  de  arte  publico  del 
MBTA  para  las  estaciones  de  transito 
urbano  de  la  nueva  Linea  Naranja, 
titulado  Las  Artes  en  Transito:  el 
Corredor  Suroeste,  se  encuentra  muy 
avanzada  El  Registro  de  Artistas  del 
Corredor  Suroeste  ha  recibido  cen- 
tenares  de  aplicaciones  de  artistas 
visuales  que  seran  consideradas  al  selec- 
cionar  las  contribuciones  al  programa 
Esto  se  basara  en  las  recomendaciones 
del  "Modelo  de  Estacion"  presentado 
por  los  nueve  comites,  (uno  de  cada  esta- 
cion) integrados  por  representantes  de 
la  comunidad  en  cada  barrio  a  lo  largo 
del  Corredor.  Algunos  de  los  comites 
han  celebrado  sus  reuniones  y  otros  lo 
haran  en  un  futuro  proximo. 

El  Programa  Educacional,  com- 
ponente  adicional  de  Las  Artes  en 
Transito,  tendra  a  cargo  la  colaboraci6n 
de  artistas,  grupos  comunitarios  e  insti- 
tuciones;  a  los  programas  temporarios 


de  arte  visual,  escenico  y  literario  para 
las  comunidades  del  Corredor.  Estos  se 
crearan  de  acuerdo  con  las  necesidades 
de  cada  vecindario  en  particular  y  se  in- 
vitara  a  los  residentes  a  tomar  parte  en 
distintos  aspectos  del  evento. 

Los  artistas  visuales  y  las  organiza- 
ciones  comunitarias  que  deseen  mayor 
informaci6n  sobre  Las  Artes  en  Tran- 
sito, deberh  dirigirse  a  URBANARTS, 
la  agencia  publica  seleccionada  por  el 
MBTA  para  administrar  el  programa, 
Uamando  al  numero  442-0824. 

iQuien  Ha  Dicho  Que  El  Arte  No  Puede 
Existir  Bajo  La  Tierra?  El  Programa  De 
Arte  Publico  del  MBTA  para  la  Ltnea 
Naranja  ofrece  a  artistas  la  oportunidad 
de  lograrla  Para  direccifin  e  information 
sobre  Las  Artes  en  Transito:  El  Corre- 
dor Suroeste,  Llame  al  442-0824.  Y  no 
espere  El  programa  esta  en  plena 
funeion. 


Page  8 


